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THIS IS UNEVALUATED INFORMATION 


25X11 ; 

1. The Budapest/Kelenfoeld-Székesfebérvér railroad line was being double~tracked in 

25X1 1951. In June, the sccond track wes completed between Saékesfehérvér and Marton 
vdsér, 33 km southwest of Budavest. Between Martonv4s4r and erdliret, 18 kn south 
west of Uudapest, the railroad. embankment was completed and ties-and rails were 

25X1 «so being laid, The railroad embankment between Erdliget and Nagytetény on the south- 
western perimeter of Budapest was being constructed, work had not yet beon started 
between Nagytetény and Kelenfceld, * : 


26 eee | double-tracking of the Budapest/ 
elentioeld-Sz26kesfchérvaér railroad line was scheduled to be connleted by late 1951. 


25x1 After the completion of the power station at Inota, 20 km west of Saékesfchérvdr, 
this ine will be electsified, 


30 In the fall of 1950, Lee? eonaecting Link betweon the Kelonfoold-25x1 
Pusztaszabdoles and the Kelenfoeld-Szdékoesfehérvaér railroad lines vas ‘beins built. 


25xX1 The railroad link will eliminate usinc the Kelenfoeld railroad station £ 


on , ce For route of the Iudapest/Kelenfocld-sadkesfehérvfr railroad line, 
6X_ ne Saékesfehérvdr—Kapolnasnysk soction was already double-tracked, The 
layin; of the second track on the Kapolnasnyok-Pudapest/Kelenfoeld section has 
. 25X41 been under way for some time and has been mentioned in tie Fhnmgarian press, The 
vepertod project will establish another major railroad line from Ludapest to the 
oSte . 
28 Corvent, Inota is on the single~track Sudkesfchérv4r~Veszprén main railroad 
25X11 ine. The"proposed electrification of this railrcad line, although reported for 
the first timc, is credible, 


gi RA Fo For location of this connecting link, see Annex. This link is 
eve be of only local importance. ge. 
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